From: Heyl, Douglas [/0=EXCHANGELABS/OU=EXCHANGE ADMINISTRATIVE GROUP 

(FYDIBOHF23SPDLT)/CN=RECIPIENTS/CN=648ECEACC8174EF68495E6B92D969F97-DHEYL] 
Sent: 1/3/2018 1:36:04 PM 

To: White, Julia W [/o=ExchangeLabs/ou=Exchange Administrative Group 

(FYDIBOHF23SPDLT)/cn=Recipients/cn=d92f33e7d43e44a9bl5d6ec92e2348cb-jwbuckner] 
Subject: FW: ACP Update Notes - Jan. 3, 2018 


Doug Heyl 

North Carolina Department of Environmental Quality 
919.707.9034 (Office) 

919.812.3415 (Mobile) 
douglas.heyl@ncdenr.gov 



Email correspondence to and from this address is subject to the 
North Carolina Public Records Law and may be disclosed to third parties. 


From: Munger, Bridget 

Sent: Wednesday, January 03, 2018 1:04 PM 

To: Holman, Sheila <sheila.holman@ncdenr.gov> 

Cc: Heyl, Douglas <Douglas.Heyl@ncdenr.gov>; Munger, Bridget <bridget.munger@ncdenr.gov> 

Subject: ACP Update Notes - Jan. 3, 2018 

ACP Weekly Update Notes 
Jan. 3, 2018 

• DAQ: No written response has been received from Dominion following DAQ’s request for additional 
information on the air quality permit application for the Northampton compressor station facility. Mike A. 
has reviewed draft hearing officer’s report; it is in good shape. 

• DWR: In response to the fifth add-info request, Dominion submitted a revised cumulative analysis 
report on Dec. 20. Information submitted is under review to ensure that all the requested information 
has been provided. Final edits are being made to the hearing officer’s report. Staff is meeting with Linda 
Culpepper tomorrow to discuss further. 

• DEMLR - E&SC: Staff will issue another letter of disapproval to Dominion by Jan. 4, which is the 15- 
day deadline date. The letter will include about 19 comments/items, which is down from 34 on the last 
letter of disapproval. There is no set deadline for Dominion to respond once the letter of disapproval is 
issued. Staff said the timeline is working out that we may be ready to issue an approval for the E&SC 
and construction stormwater permit application when the 401 certification issues are resolved. Per 
standard procedures, DEMLR will not issue the E&SC or construction stormwater permit approval prior 
to 401/404 approvals. 

• DEMLR - Stormwater: No information has been received from Dominion in response to the DEMLR’s 
requests for more information on the stormwater general permit and stormwater individual permit. 
Options for a public comment period are under discussion. 



Bridget Munger 

Public Information Officer 

N.C. Department of Environmental Quality 

919-807-6363 office 
919-207-7786 mobile 
bridget.munger@ncdenr.gov 

1612 Mail Service Center 
Raleigh, NC 27699-1612 

Email correspondence to and from this address is subject to the 
North Carolina Public Records Law and may be disclosed to third parties. 



